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Message Text 

CONFIDENTIAL 

PAGE 01 BRAZZA 00463 221058Z 
ACTION AF-10 

INFO OCT-01 ISO-OO SY-05 OC-06 CCO-OO FBOE-OO A-01 
( ISO ) W 

033657 231541Z/53 

R 211250Z APR 78 
FM AMEMBASSY BRAZZAVILLE 
TO SECSTATE WASHDC 448 
AMEMBASSY KINSHASA 

CONFIDENTIAL BRAZZAVILLE 0463 

DEPT. FOR AF/EX, A/SY/FO, A/SY/NSU, A/OC/PE; KINSHASA 
FOR RSO 

E.O. 11652: GDS 

TAGS: ASEC. AFSP, ABLD, AFAC 

SUBJECT: CHANCERY RENOVATIONS, PROP NO. X01001 

REF: (A) STATE 50287, (B) STATE 098098, (C) STATE 071383 
(D) BRAZZAVILLE 085 (1977) 

1 . BRAZZAVILLE PREPARED BEGIN EXECUTIVE AREA RENOVATIONS 
PROJECT AS SOON AS SEABEE SURVEILLANCE SUPPORT AVAILABLE. 

CONCUR WITH REFTELS THAT SEABEE PRESENTLY ASSIGNED KINSHASA 
WOULD BE NEST CHOICE TO COME TO BRAZZAVILLE. TARGET DATE 
REFTEL B. OF O/A 1 MAY AGREEABLE. 

2. PLEASE ADVISE CURRENT STATUS OF PROJECTS FOR BOTH 
TEMPORARY AND PERMANENT CCC FOR BRAZZAVILLE. ESTIMATES 
PREVIOUSLY REQUESTED HAVE BEEN SENT. IS MORE INFORMATION 
NEEDED? PER VISIT OF RCO AND OC/PE TEAM RECOMMENDATIONS 
FOR TEMPORARY CCC TO BE INSTALLED OLD TCU AREA OR SECOND 
FLOOR (MEZZANINE) AREA WERE MADE. HAS DECISION BEEN 
REACHED? POST NOTES THAT GUINEA, WHICH BEGAN WORK 
APPROXIMATELY SAME TIME, HAS COMMO CENTER. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 BRAZZA 00463 221058Z 

3. ESTIMATES AGAIN REQUESTED REFTEL C, AND WHICH NOW SENT 
FOLLOWING VISIT OF RCO, WERE NOT PREVIOUSLY SENT AS 

POST NEVER KNEW WHAT ESTIMATES WERE REQUESTED. PER 
REFTEL D, WE ASKED FOR THIS INFO BUT NEVER RECEIVED IT. 

HOPE OUR COMMUNICATIONS FAILURE, WHICH GREATLY 
EXACERBATED BY OUR LACK OF PROPER COMMO CAPABILITY, IS NOW 
CORRECTED AND WORK MAY BE BEGUN. 
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